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SUBJECT:- FURNACE EQmPHENT, U.8.MINT, DENVER, COLORADO. 


TREASURY DEPARTMENT, 



BUREAU OE THE MINT, WASHINGTON. P.C. 

Bont to aooompany proposal and apodal oontraot for furnishing, 
delivering, Installing and starting in successful operation, at the 
U.S.Mlnt building, Denver, Colorado, the entire fumaoe equipment 
together with all necessary materials, eto« as covered by the 
speoifioatlons for the same. 


KNOW ALL MEN BY THESE PRESENTS - that the Rockwell Engineering 
Company( The members of the corporation being 


LOCATED AT ^..CqrU^dt Street. No w York r?iU. r l„ Y.. 

. . principals and _ 

■OHM* Of H 


.JL&hi., 2J, 1 L‘ -L'o^i-ay . I 1 .•••-»' /otk 


as surety, are held and firmly bound unto the UNITED STATES 07 

L V 

AMERICA, in the sum of fifteen thousand ($15,000.00)dollars, to he 
paid as liquidated damages, for the payment of whleh, well and 
truly to he made to the UNITED STATES, ws bind ourselves, our suc¬ 
cessors and assigns, jointly and severally by these presents. 

SEALED - with our seals, and dated this 28 r li day of 
April, , 1905. 

? i , 

WHERBA8, the aaid Rockwell Engineering Company, did by their 
contract of date, herewith and hereunto annexed, promise, 

oovenent and agree to furnish, deliver and install at the U.S.Mlnt 
building, Denver, Colorado, the oomplete furnace equipment, in 
strlot accordance with and oonforalty to the proposal, drawings 
and speoifioatlons, also hereunto annexed. 

NOW THE CONDITION 0? THE ABOVE OBLIGATION IS SUCH, that if the 
said Rookwsll Engineering Company shall well and truly comply with 
all the terns and conditions of said oontraot so entered into and 
shall perform all the undertakings therein stipulated to be perfor- 



















- 3 - 

sod, then the abut* obligation to bo to id, othorwloo to reoaln In 
full foroo and Tlrtuo. 

X* PXTTBWH PHBRSOP - the mild Rockwell Engineering Company, 


havo hereunto eot their hando and ooalo and tho oaid .- 

_toria^.,Sar^Y Pw.ftPY of -.— .— 

fcUTo boro unto affixed thoir hand and ooal, tho day and year 
&boT« written* 


Xxeouted in preoenoe oft* 



PRINCIPALS. 


AMERICAN SURETY COMPANY OF NEW YORK, 




80KB7IB8* 


174 .’ 
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Ou this 

L. E. Carman. 




day of 190 

r ice president of the American Surety 


State anb County of mew Jporfe, so.: 

before me personally appeared 

! '''! 1 ’° me ^ nown ) who being by me duly sworn, did depose and say that lie resided 

llM that he is the Vice President of the American Surety Company 

OK .NEW l OUK, the Corporation described in and which executed the above instrument; that he knew 
the corporate seal of said Corporation; that the seal affixed to said instrument was such corporate 
seal; that it was so affixed by order of the Board of Directors of said Corporation, and that he signed 
ns name t lei eto j like order; and that the liabilities of said Corporation do not exceed its assets 

tLTrwas e alua?nt TT * laW * A " d the 8aid L. E. Carman. further said 

1 ' et " 1 1 & JT* Watson; and knew him to be one of the Attorneys 

B. F. Watson. subscribed to the said 

:aid K, F. Watson, and was thereto 

of Directors,^ld in the pyeseuce of him the said 


of said Corporation, that the signature of said 
instrument, is in the genuine handwritingof th 
- ^uh > sf*n|)e d by the like order of the said Boar 
L. E. Carman. President 



/ p 

U \ t'v \ ) / 

n/VAVd 

m 





Notary Public, 
New York County. 


At a regular quarterly meeting of the Board of Trustees of the American Surety Compaw ™ 
NtW Y0 . R p’ h r ld »“ 12,h d »y <>' April, 1890, ,l,o following resolution .. ” £p ted nulls,m htforee 

"Resolved, That ,l,e President and Vioe-Presldenls be and ,„ev hereby a e and "iT 
ot them is authorized and empowered to execute and d.4ivp.- u „a „ t ,/ , ’ f d h one 

to any and all bonds and undertakings for, or on behalf of the Comuanv i ' 6 hGa ° f 116 ^ 0lll P J n>y 

the performance of contracts other than insurance ,o11 V ' 3 .’ ,n ,ts busl,,ess of guaranteeing 

undertakings required or permitted in all actions or proceeding! by^aw alfowe'd 80 slmh T** ^ 
and undertakings, however, to be attested in every instance bv the s ’ oh guarantee, bonds 

■Secretaries or one of the Attorneys.” 3 C St Cietary, one ot the Assistant 


County of mew |£orh, ss.: 

1^ B, Wat? 0 - 4 

of New York, have compared the foregoing Resolution whll ’i'he^’ >f ! he A J“ erican Surety Compaxy 

-Minute Book of said Company, and do certify that the same is a correct'and true°t " ,e 

hihI of tlie whole of .said original Resolution. e transcupt therefrom, 

Given under my hand and the seal of the Company 
at the City of New York, this <=-> 

day of , 190 c ~' 



Attorney . 
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AMERICAN SURETY COMPANY OF NEW YORK. 

E.ENERAL OFFICES. 100 BROADWAY. 

FTNANCTAL STATEMENT DEC. 31. 1904, 


INCORPORATED 
APRIL 1 4, 1 884 



RESOURCES. 


Real Estate and Improvements, 
Stocks and Bonds, 

Cash in Banks and Offices , 
Premiums in Course of Collection , 
Accrued Interest and Rents, 


$3,000,000.00 
2,287,235.25 
378,804.21 
144,328.23 
26,941.51 

- $5,837,309.20 


LIABILITIES. 


Capital Stock, 

Surplus, 

Undivided Profits, 

Reserve for Unearned Premiums, 
Reserve for Contingent Claims , 
Bills and Accounts Payable , not due, 


$2,500,000.00 
1 , 000 , 000.00 
I, I 33,234.1 9 
793,173.24 
397,803.61 
13,098.16 

$5,837,309.20 
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j&tatc of gcvo 'Uorfe, 

County of New York, 


ss.: 


- —p- 


£.^v, Attorney; 

—~. , being duly sworn, says: That he is an Assrelimt-^4icj£lai^. 


of the American Surety Company of New York; that said Company is a corporation duly created, 
existing and engaged in business as a surety company under and by virtue of the laws of the 
State of New York, and has duly complied with all the requirements of the laws of said State 
applicable to said Company, and is duly qualified to act as surety under such laws. That 
said Company has also duly complied with and is duly qualified to act as surety under the 
Act of Congress of August 13, 1894, entitled “An Act relative to recognizances, stipulations, 
bonds and undertakings and to allow certain corporations to be accepted as surety thereon;” 
that the within is a true copy of the last statement of the assets and liabilities of said 
Company as rendered pursuant to section 4 of said Act of Congress ; that said American 
Surety Company of New York is worth more than $2,500,000 over and above all its debts 





Notary Public, 

York County. 

. i 
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BUREAU 0* THE MINT, THRAEUFY DEPARTMENT, WASHINGTON, D.C. 

SPECIAL CONTRACT* 

for furnishing, installing complete and starting In successful 
operation, the entire furnace equipment, at tha U*8*Hint building, 
Denyerg^Colorado* # •••*•••••••••••• 

THIS AGREEMENT, made this day of 9 1905, between 

Tha Rockwell Engineering Conyany . 

of the first part, and tho UNITE!) STATES OP AMERICA, by George I. 

Roberts, Director of ths Mint, Washington, D.C. of the second part* 

# 

WHEREAS:- Ths party of ths first part in response to in¬ 
vitation of the Director of the Hint, made a proposal dated April 
22, 1905, to furaleh, deliver, install and start in successful 
operation the complete furnace equipment as ahown on drawings Ahd 
as stated in ths specifications, for the sub of thirty thousand 
one hdndrcd and seventy (#50,170*) dollarst said proposal and 
specifications being hereto attached and made part hereof as fully 
and completely as though recited herein In detail* 

MOW THIS AGREEMENT WITNESSETH:- That the said party of the 
first part, their suocoesore and assigns do hereby oovenent, 
promise and agree to and with the eald party of the second part to 
furnish, deliver, install and start in successful operation, the 
complete furnace equipment of the U.S.Mint at Denver, Colorado, In 
tho said Mint building, in aooordanoo with said specifications and 

proposal* . ^ ■ 

-*” T5 IT IS NOETHER AGREED:- That said furnace equipment as alec all 

smtcriala and work as covered by the specification or as considered 

! * 

necessary by the Government to put the entire plant of fuel oil 
burning apparatus in a satisfactory condition, shall be of the beet 
material and character throughout, for the purpose intended, to bo 
subject to the approval or disapproval of the Director of the Mint, 

4 

after satisfactory trials and teste thereof: failing to receive the 
approval, the aforesaid furnace equipment will be promptly removed 
by the said party of the first part, without expense to the eald 
party of the second part* 
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AHD THE PARTY 0? THE SECOND PART - covenants, promises and 
agrees In consideration of said party of the first part keeping 
and performing the shore oowtnsdtjr, promises and agreements to the 
satisfaction of said Direotor of the Mint, to pay to the party of 
the first part the sum of thirty thousand one hundred and seventy 
($30,170*) dollars, for said furnaoe equipment installed complete. 
The terms of payment to be - 50^ upon delivery of materials at the 

building, 25j£ upon satisfactory test after entire plant has been 
installed and 25^ sixty days after the date of offiolal letter , 
in uhioh the plant is aooppted as satisfactory* 

XN WITNESS WHEHE07 - we have hereunto set our hands and seals 
the day and year above written. 


Exeouted In presenoe of 


witness. Corporate name. 


Witness. 


j 


Witness. 


as to 


Direotor of the Mint. 


Approved 


Seoretary of the Treasury. 
















